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CHANGE PROPOSAL 


AFFECTS! 


NAME OF MAJOR COMPONENT 

EMR System Assy. 

321152-3 

_ r— .I — 

i ] 

PART. OR LOWEST SUBASSEMBLY 

Ground Straps ( 3 ) 

Stud 

part no. 332142-1,2,3 

MODEL OR 3 T 2 £°e 59 -3 

[ HILL OF PROPOSAL! 



GROUND STRAP & GROUND STRAP FASTENER CHANGE 

NATURE OF PROPOSAL! 


The cad plated ground strap stud (325059-3) will be replaced 
by a stainless steel stud (325059-10). The lugs on the ground 

The a ??nl| i1 ^ J h o? ged to ellml nate the PVC, insulation band/ 
The Stud, Ground Straps, Structure & Cover Assy, Right & Left 
and the overall EMR Assembly will be re identified. 


REASON FOR PROPOSAL! 

Of th/vehicle/ US ° ° f Cad plating ^ PVC ln the proximity 
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ESTIMATED COST AND TIME INVOLVED! 

ADDITIONAL FUNDING REQUIRED! 

ESTIMATED COST FOR KITS OR PARTS! 

.ADDITIONAL FUNDING REQUIRED! 

vlT t7T BV F ™ I ’ 0SAL : d 3, DL. D5, D 8 EMRs will require field retrofit 
T he twenty spa re sets of ground straps will require retrofit. * 
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1 hour for installation of ground straps & studs. 


SOURCE OF PARTS FOR KIT! 


AVAILABILITY. 


-WEEK£ AFTER APPROVAL 

n f- ** 


30 Apr il 1967 

disposition OF spares AFFECTED Scrap 120 3321lt2-l. 120 332 iU2-2 . do 332daawi NTL 

ground straps and 2 325059-3 studs. N L 
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